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THE COVER: 


Shown beneath the Wm. Barry 
Bridge, a TCRT standard car 
pauses for the camera on a 
railfans trip during the twi- 
light years of operation over 
the old Como-Harriet streetcar 
right-of-way. Happily, it is 
a scene that your museum hopes 
to soon recreate! This par- 
ticular location approximates 
the proposed Northern terminus 
of the Lake Harriet right-of- 
way restoration project. 


GROUND BREAKINGS% 


The Harriet project is well 
underwayl The weekend of 
April 18th, under the able 
direction of George Isaacs, 
MIM vice-president, operations, 
work on the right-of-way north 

of 42nd street commenced. 

Ground surface was scarifieds; 

old ties were rooted out and 
discarded; many sound existing 
ties were salvaged along with 
tie-plates; the ‘jungle! of 
existing brush was cut away. 
During the following week the 
Park Board moved in and under 

the supervision of Museum 

member Herb Pinske, grading 

of the right-of-way was com- 
pleted. Considerable activity 
has since been undertaken; all 
metal surfaces on existing R.O.We 
structures are being repainted; 
(TCRT green of course) ties have 
been selected in quantity-=<375 
are now on the property; and rail 
(75 lbs.) is tentatively on order. 
The one-stall steel carbarn will 
hopefully be up before the end 

of summer. 1970 plans call for 
track installation from Linden 
Hills bridge to approximately 

one hundred feet south of the 
42nd street gradecrossing. This 
will bring our trackage into the 
station area and effect the cross- 
ing at 42nd. The line will be 
single track. Naturally, all of 
this requires substantial 

capital outlay. Members are 
urged to help solicit funds and 
spread the word about the Harriet 
Project. Ask your friends, fellow 
workers, everyone to send their 
contributions to TROLLEY, Box 1500 
Hopkins, Minnesota 55545. 
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HELP NEEDED 


With the Harriet project now in full- 
swing, it is even more important that 
museum members lend their assistance ‘ 
during the coming months. Listed are thé 
crew chiéfs for the days scheduled. 

Give them a call and volunteer a little 
of your time toward our Museum project. 
June 6-Sat. -Frand Sandberg 


June 7-Sun. -Geo. Isaacs 
June 13 -Herb Pinske 
June 14 -Geo. Isaacs 
June 20 -Mark Anderson 
June 21 -Geo. Isaacs 
June 27 -Herb Pinske 
June 28 -Mark Anderson 
July 4 -Mark Anderson 
July 6 -Geo Isaacs 
July 11 -Mark Anderson 
July 12 -Geo. Isaacs 
July 18 -Herb Pinske 
July 19 -Geo. Isaacs 
July 25 -Frank Sandberg 
July 26 -Herb Pinske 


Phones -Isaacs 484={7512 -Pinske 724-4533 


y 
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-Anderson 825-7851 Sandberg 890-2830 


Lend a handJj! 
you'll get a chance to meet and enjoy the. 
comraderie of your fellow members in this 
most unique project. We need all of you- 


girls too -- there's lots more painting to 
be done. 


JUNE GENERAL MEMS™RSHIP PICNIC 


Our summer picnic will be held Sunday, 
June 2lst at 4 pem. at Lake Harriet. The 
location can bess be pinpointed as on the 
northwest shore of the lake in the park 
next to the strestcar right-of-way. Bring 
your own food ani refreshments. Come one, 
come all = meet the gang. It's a great 


opportunity to see the site and the progress 


to da te ° 


The work will go faster and 


LAKE HARRIET IN CAPSULE 
-FACTS AND FIGURES YOU SHOULD KNOW 


Yes, we have made excellent progress at the Lake Harriet site in 
terms of work done and NO in terms of money collected to accomplish our 
goals for 1970. 


First, what has been accomplished? 
1. The grade has been cleaned and prepared between W. 42nd Street and 
the Linden Hills Boulevard bridge. 


2. 250 ties have been moved onto the site. 
5. The footings have been poured and blocks laid for the carbarn foundation. 
4. Surplus dirt has been removed from under the bridge. 
What remains to be done? 
1. @rect a steel carbarn measuring 16' we x 56' 1, x 14! high under 
the Linden Hills Boulevard bridge. 
2. Lay 1100 feet of track including the 42nd Street crossing. 
Se Move #1300 from the Minnesota Transfer to its new home o 
TO DO ALL OF THIS WILL REQUIRE MORE MONEY THAN WE REALLY HAVE ON HAND 
The following expenditures must be made to meet our 1970 goals: 
Armco steel building for carbarn (balance due) $2644.00 
Foundation for the carbarn (outstanding bills) 


Grading and dirt removal $141.00 
Mortar, lumber and reinforcing bars $45.00 


Concrete -105.00 291.00 
Rail, angle bars and tie plates - 30 tons @ $32.00 per ton 960.00 
Trucking charge for hauling rail -]2shrs. @ $11. per Hr. 131.00 
Moving #1300 -Estimate from Rocket transfer 600.00 

Subtotal $4626. 
Contingencies 374.00 
Total 45000.00 


ASSETS AS OF JULY 19, 1970 


MTM treasurg balance $1491.00 
less museum operating fund for 1970 125.00 
Available for Lake Harriet project $ . 


Onan Family Foundation Grant $1660.00 
Pledged $100 loans 600.00 
Income from NSP equipment (not available until Oct.) 300.00 
Income from Box $1300 for remainder of year 200.00 


Total assets Bere 
TO BE RAISED 1534.00 


SO, WHERE DO WE NOW STAND? 

We have enough funds to pay for the carbarn when it arrives but no more. 

We can't buy rail until we get the money to pay for it. Many of you have 
made loens and/or donated tc this project waich is the reason we ere as 

far along as we now are. Those of you who have nct donated beyond your 
yearly dues are again urged to do so. More important for all is to solicit 
contributions from friends and business. Use your flyers and remember 

all contributions are now TAX DEDUCTIBLE! 


MINNESOTA PO Box 16509 


Minneapolis, MN 55416-0509 
STREETCAR www.TrolleyRide.org 


MUSEUM 


August 2021 


Pursuant to board action at the August 5, 2021 meeting of the board of directors and in honor of the 50" anniversary of 
operation of the Como-Harriet Streetcar Line the attached materials are being republished by the Minnesota Streetcar 
Museum under the under the Creative Commons "Attribution-ShareAlike 4.0 International" and "Attribution-ShareAlike 
3.0 Unported" licenses. You may choose either license as suited for your needs. In particular, the 3.0 license is meant to 
be compatible with the Wikipedia project. 


In general, these licenses will allow you to freely: 


e Share — copy and redistribute the material in any medium or format 
e Adapt — remix, transform, and build upon the material for any purpose, even commercially. 


Under the following terms: 


e =©Attribution — You must give appropriate credit, provide a link to the license, and indicate if changes were made. 
You may do so in any reasonable manner, but not in any way that suggests the licensor endorses you or your 
use. 

o Please credit the Minnesota Streetcar Museum and provide our URL www.trolleyride.org We would 
also appreciate hearing about your re-use of our materials though that is not a requirement of the 
license. 

e ShareAlike — If you remix, transform, or build upon the material, you must distribute your contributions under 
the same license as the original. 

e No additional restrictions — You may not apply legal terms or technological measures that legally restrict others 
from doing anything the license permits. 


You do not have to comply with the license for elements of the material in the public domain or where your use is 
permitted by an applicable exception or limitation. 


No warranties are given. The license may not give you all of the permissions necessary for your intended use. For 
example, other rights such as publicity, privacy, or moral rights may limit how you use the material. 


Please review these licenses at the Creative Commons site for full legal code and details on allowed uses: 


e Creative Commons Attribution-ShareAlike 4.0 International: 

o https://creativecommons.org/licenses/by-sa/4.0/legalcode 
e Creative Commons Attribution-ShareAlike 3.0 Unported 

o https://creativecommons.org/licenses/by-sa/3.0/legalcode 


If these licenses are not appropriate for your needs, for example you want to use the material commercially without 
crediting us or do not want to share your contributions under the same license please reach out to us for other options. 


We Make Minnesota’s Electric Railway History Come Alive! 


